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Message Text 


UNCLASSIFIED 

PAGE 01 BUCHAR 01759 240903Z 

21 

ACTION SY-05 

INFO OCT-01 EUR- 1 2 ISO-OO /018W 

024894 

R231255Z APR 75 
FM AMEMBASSY BUCHAREST 
TO SECSTATE WASHDC 2467 
INFO AMEMBASSY BONN 

UNCLAS BUCHAREST 1759 

DEPT FOR A/SY/FO/NSU 

E.O. 11652: N/A 

TAGS: ABLD, ASEC 

SUBJ: SEABEE ASSISTANCE 

REF: (A) STATE 080301 (B) STATE 085830 (C) SPECIAL PROJECT, SIT 
REP ENCLOSURE 3, PAGE 2 AND 3 

1. POST HAS ON SITE CONSTRUCTION MATERIAL FOR PROJECT, PER 
REF C WITH FOLLOWING EXCEPTIONS: 

(A) PAINT- 90 KG RUBBER BASE WHITE 

(B) JUNCTION BOXES, 10 EACH W/BLANK COVERS 

(C) PLASTIC CORNER STRIPS FOR DISTRIBUTION BOXES, 

5 EACH. 

(D) CIRCUIT BREAKER, 40 EACH. SINGLE POLE, 16 AMP. 

(E) CIRCUIT BREAKER, 8 EA. SINGLE POLE, 25 AMP. 

(F) CIRCUIT BREAKER, 6 EA. 2 POLE, 25 AMP. 

(G) INSPECTION BEND, 2 EA. SIZE 42 

(H) STEEL CONDUIT NIPPLES, 2 EA. SIZE 42 

(I) STEEL CONDUIT BUSHES 2 EA, SIZE 42 

2. BONN IS AWARE OF NECESSARY OUTSTANDING MATERIAL AND 
ADVISED (BONN 06339) DELIVERY TO BONN WAREHOUSE 
APPROXIMATELY FIRST WEEK OF MAY WITH SUBSEQUENT IMMEDIATE 
DISPATCH TO BUCHAREST. 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BUCHAR 01759 240903Z 

3. MOREOVER, POST ANTICIPATES 10 DAYS PREPARATORY 
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WORK, I.E. DEMOLITION, KNOCK HOLE IN WALL FOR FS-32, 

SET UP TEMPORARY ELECTRICAL POWER. ALSO FEELS FRAMING 
MAY BEGIN BEFORE ARRIVAL OUTSTANDING CONDUIT MATERIAL. 

4. DESPITE ALL MATERIALS NOT PRESENTLY BEING ON SITE, 

POST FEELS MAY 1 ARRIVAL SEABEE SPECIAL PROJECT TEAM 
(2 BU'S AND 1 CE) STILL VALID. 

5. ADVISE. 

BARNES 


UNCLASSIFIED 


NNN 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 23 APR 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BUCHAR01759 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D750143-1016 
From: BUCHAREST 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750422/aaaaauai.tel 

Line Count: 71 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION SY 

Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 
Previous Classification: n/a 
Previous Handling Restrictions: n/a 
Reference: 75 STATE 080301 , 75 STATE 085830 
Review Action: RELEASED, APPROVED 
Review Authority: ShawDG 
Review Comment: n/a 
Review Content Flags: 

Review Date: 07 JUL 2003 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <07 JUL 2003 by SilvaL0>; APPROVED <03 FEB 2004 by ShawDG> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
05 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: SEABEE ASSISTANCE 
TAGS: ABLD, ASEC 
To: STATE 
Type: TE 
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